Margaret P. Grafeld Declassified/Released US Department of State EO Systematic Review 22 May 2009 

Message Text 

UNCLASSIFIED 

PAGE 01 STATE 015218 
ORIGIN FBOE-OO 

INFO OCT-01 EUR- 1 2 ISO-OO SY-05 /018R 

DRAFTED BY A/FBO:PWSTANGE:CY 
APPROVED BY A/FBO:CVSWAN 
EUR/EX:NSBASKEY (PHONE) 

A/SY : ADHANREHAN (PHONE) 

241948Z 025389/44 

R 241734Z JAN 77 
FM SECSTATE WASHDC 
TO AMEMBASSY MADRID 
INFO AMCONSUL FRANKFURT 

UNCLAS STATE 015218 

FRANKFURT FOR RSS 

E.O. 11652: N/A 
TAGS: ABLD, ASEC 

SUBJECT: REPLACEMENT OF RETAINING WALL AT ER, 

PROPERTY NO. 04270 

REF: (A) MADRID 8603 (B) MADRID OM 12/29/76 
(C) 76 MADRID 6149 

1 . PLANS AND SPECIFICATIONS FOR PROPOSED REPLACEMENT OF 
RETAINING WALL ARE APPROVED AS SUBMITTED REFERENCE (B) 

EXCEPT THAT THE FENCE TOPPING THE WALL SHOULD BE CHANGED 
TO WIRE MESH FRAME WITH ANGLE IRON AS PROPOSED REF (A). 

2. SUGGEST EMBASSY MAKE AT LEAST ONE MORE ATTEMPT IN 
WRITING FOR THE BANK UNION TO PAY FOR 50 PERCENT OF THE 
COSTS FOR THE NEW WALL AS THEY PREVIOUSLY OFFERED. IN THE 
EVENT THE BANK UNION CONTINUES TO REFUSE TO HONOR ITS 
UNCLASSIFIED 

UNCLASSIFIED 

PAGE 02 STATE 015218 

PREVIOUS OFFER AND IF LOCAL LAWYER AGREES WITH CONCLUSION 
OF EMBASSY'S CONSULTING ENGINEER AS REPORTED REF (C) THAT 
BANK'S LIABILITY FOR DAMAGES TO THE WALL IS LEGALLY 
IMPOSSIBLE TO DETERMINE, SEE NO ALTERNATIVE BUT TO CONSIDER 
FUNDING ENTIRE PROJECT, SUBJECT TO THE AVAILABILITY OF FUNDS. 

3. UNDERSTAND REPLACEMENT OF WALL IS NO LONGER OF CRITICAL 
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URGENCY AS RESULT TEMPORARY CORRECTIVE ACTIONS ALREADY 
TAKEN BY EMBASSY. 

4. MEANWHILE EMBASSY SHOULD OBTAIN BIDS FOR CONSTRUCTING 
NEW RETAINING WALL AS REVISED IN PARAGRAPH ONE ABOVE. 
SUBMIT THE BIDS FOR REVIEW PENDING RESOLUTION OF 
CONSIDERATIONS OUTLINED ABOVE. 

VANCE 


UNCLASSIFIED 


NNN 
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